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CONTRACT DATA REQUIREMENTS LIST 
Administrative/Project Management (A001 - A012) 


UNCLASSIFIED 
Approved for Release: 2019/08/21 C05107351 





Approved for Release: 201 9/08/21 1005107351 . 
CONTRACT DATA. REQUIREMENT TS LIST OMB No, 0704-9188 


Publis repoding durdén for this collection otintormation 8 estimated fo average Hours. 92 i gh rching existing vala sources, 
gathering and maintaining the date needed, and corny and § ig ale or any other aspect of this 
coltection of information, including suggestions fr red thigh é OP "Direct forinfermation Qperations arid 
Reports, 125, deffersan Davis Mighway, : Sul gto, | 262-4302, -and io ‘the ‘Office. of Pigonen and Budgel, Paperwork Reduction Project (0704-07883, 
Washingtoa, OC 20803. Pease DO NOT RETURN your fi form te ainrer of inese addresses. Send completed form to. the Government lecuinig Contracting Officer for the ContranyPR 
Wo. listed ir: Bing E. 


A. CONTRACT LINE ITEM NO, B EXHIBIT 










C. CATEGORY 
Toe oO ™mo Other Ba 
E. CONTRAGT I PR.NO, F. CONTRACTOR 
NROOD0-414-C-0099 ViaSat, Inc. 

















D.SYSTEM/ITEM 
100G ETHERNET ENCRYPTOR 


2. Title.of Data fier 
Program Management Review Package 


















1, Data Hem Mo. 
AOA 


18. Estimated 
Total Price 








4. dushority (Data Acquisition Document Ne} 5. Contract Refetance 6. Requiting Office 
OFMGME-80368A SOW Sectian 3.0 COMMA 






















7. EHF 260 Req 
NEA 








§. Dist Statement 410, Frequency $2. Rate-of First Submission ~ . 
Required Monthly: Oratt LT:2 Gays prior to PRR pr rrrrererreererreeereerreertenrspereeeeraeereen 
Be acerca eee Raecetcinceneci acacia =» =» fe . a ~° “febgaca ues 
































8. App Code 14 Ast Date 15, Date of Subsequent Submission. & Addtessee 
None NLA 8 days alter PMR 





















16: Remarks 
Use DID as.a guide, vendor formantacceptable PMR Report shall contain PMR. belefing material, submitted. te || 
Government forthe tedord, integrife financial, schedule, CURL, and. certification progress in review, 






















Deliver: sottcopy ina MS Office. 2007: or Acrobat Adobe compatible file format-via é-maii.or portale data 
storage device (le; floipy, | CB-RON). 










3, Subtite 









2, Tileof Data fem 
Meeting Minutes WIACtion. ems & Action Closure; Trip Reports 
4. Authority (Date ‘Acquistion & Bocunient No.) Bit contract Relsrence. 

sow Section 3.0 


1, Hata hem No, 
ANOZ 








47, Price Groun 














18. Estimated 
Total Price 























@, Dist Statement | 10. Frequency. 
Required AS REQ AS. REQ 









7.00 250-Raq 
Y 













44. As Of Date: 
Nia 


16... Remarks: 
Deliver softcopy.in a MS. Office 2007 of Acrobat Adoti’ soimpatibie | file format via ¢-inail or portable. date 
storage-device (Le: floppy, CD-ROM). 


‘a Addressee 

























COMMAAG = COTR: 
COMMIHAD fonvects 



























415: Total 








4 Subtitie 






2. Tite of Dare Itent 
Program Management Plan 


4, Aaathority. (Data Agnursition Docimient. No. } 
DLEMGMT-80004A, 


+. Bata item Ne. 


4?. Price Group 


18. Estimated 
Tata Price 





§. Requbing Office 
COMMA 












sow ‘Section 4.4 aa 









































7D 260 Reg, | 9; Dist Statement 0. Freagency 42. Date of Firat Submission a4. Distibiaton 
NIA Required CIR NLT 30-affec ATP a — 
keer B sa a 

8, Ape Code LAs Of Bate 13, Daterof Subsequent Submission a, Addrdssee 

& NIA NIA 









COMMAAG - COTR 
| COMMIAD Contracts 
Lucene ie 


16. Remarks 
Detiver soffcopy in a MS Office.2007 or Acrohat Adobe compatible file format via e-mail or portable data 


storage device (La: floppy, CO-ROM). 























ES. Total 





3, Subse 






1. Data dam No. | 2 Tile of Data tiem 
AGHA Program Protectian Pian 





17. Prine Group 


4, Authority (Dale Anyaistion Document Na) &. Cantract Reference 5. Requiring Offices 18: Estimated 
DEA254 OD.294 and SOW Section 2.0 COMMIIAO Total. Price 
































Ree rewwuus 
7. BD 250 Reg 8. Dist Statement 10) Frequency 12. Date of First Submission 14. Distribution 
Ni& Required: ONER ATP tA days ——————S an 
cates mel B Siscasteeanet os ee ee Oe 
8. App Code 11. As Of Date 13. Date.of Subsequent Submission 2. Adldiessen 
& NIA NLT ATP + 80 days 
















48. Remarks COMMAAD « co fR 


Vendor format acceptable. Sea D264 far content requirements. DEERE A eenmneee Snuaens inleeweenine penmnts 
; COMMSecurity 


COMMIAG Contracts 







































d. DATE 


G. PREPARED BY 
20740925 











(6)(3) 











DD Form 1423, JUN ‘90 Previous editions ard % 











UNC 
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CONTRACT DATA REQUIREMENTS LIST Bid he haste 


Public rapotting burden for this Collection of information is estimaied to average 440° haurs per response, including the time for rewewing instructions, searching sxisting.dala sources, 
gathering. and mainigining the data needed and completing and reviewing tie collection of infermation. Send comments regarding thif burdin estimate -orany other-gapect of this 
cSllecton ¢f information. includiig suggestions for reduc g this burden, to Oepurtmont of Defense, Washington Headquarters Services, Directorate tot: Infosmnation Gperations and 
Reports, 1216, Jefferson Davis Highway, Suite 1204, | “VA 22202-4302, and ta the Office of Management and. Budget, Paperwork Reduction Project (0704-0198), 

OC 20503, Please DO NOT RETURN you! Her of these: addrasses. Send completed form 1a the Gdvernment lasuivig. Contracting. Officer far thd -CantrantvPR 





C. CATEGORY 








0, SYSTEM / ITEM. E.CONTRACT/PRNO. F. GONTRACTOR 
1006 ETHERNET ENCRYPTOR NROO00-14-G-0089 ViaSat, inc. 


3. Saale. 
NIA 








['s, Contract Reference “6. Requiring Office. 
| SOW Section 3.0 COMMHAQ | 





9. Dist Slalement 10, Frequency. 12; Date.of Fist Submission = 44, Distribution 
Reguised OQNEJR. ATP + 30 days: 





b, Caples 





13. Date of Subsequent Submission a Addresses: 


14 As OF Date 
| NLT ATF + 66 days 








18. Remarks ; ~ COMMIAO.- COTR 
Use. DSS SSP Teniptate.as quidstirie, 











if proposed Als is already accredited by DSS submit approved AIS ‘SSP for co-utilzation approval. DSS Security 
COMMA Contracts 


45. Total 





Deliver saftcopy in: MS. Office 2007 o¢ Acrobat Adobe compatible file format Via oail.ortioppy, CO-ROM. 





41. Data item Ne. 2. Title of Data tiem 3, Subtitle 
AGOE Design Review Package (and Agendas) 





4. uithorily. {Bate Acgatsition Document No} §, Gontiact Reference 6. Requiring Office 
See item 16 SOW Section 2.0 COMMA 








7%. DD 250 Reg 9. Dist. Statemerit 40. Frequency 12, Date af First Submission 14, Distribution 
NO Required AS.REQ NLT 2 weeks prior-to review 
a c iotvecereoe . 
& App Code 11WAg OF Date 13. Date of: Subsequent Subimission a. Addressee 
NiA NLT 2 weeks after review (corrected 

tl and updates 








b, Copies, 

















18, Remarks COMMIAG~COTR 





Vendor forinat-acceptable: Provide detailed agenda and review package for each of the: major milestone in 
reviews (SRR, POR, COR, TRR ami EPAR). GCOMMIAO Contracts 














15. Total 











1.Data tem No. | 2. Title of Pata Rem 3, Subtitle 
AQG? Reserved 











4, Authority (Data Acquisition Document No.} §, Contract Reference &. Reglitting Office 








7, BP 250 Req | 9. Dist Statement 
Required 








8, App Gede 








U8, Estimated 














3G. Remarks 














5. Total 


1. Data dieni No. | 2. Tite of Bate Teta : , .3, Subtitle 
AGES Contractor Work Breakdown Structure (GWBS) and CWES Dictionary NIA, 





4, Authority (Data Acquisitior: Document Ne} & Contract Reference | 8 Requiting Office 
NRO CWHS.DID (Rev 2a,7 Dec 2041) SOW Section 3.0. 4 COMMAAD 


7000-289 Reg 98. Dist Statement HO. Frequency 42, Bate of First Submissls 

RUA ; Required NLT 15" calendar day of manth 
E i) scat cteties foil { repor . 
8: Apa Code 1.48 OF Date 13, Date of Subsequent Submission a. Addraasod 
A Contract award or latest See term 16 


approved change 








boGoples | 








Les ir j COMIN ~EOTR 
BIK 12 foont): Fi ce eae 60. days bart contract award. , 
BK 13 (con 























DOD Farm 1423, JUN 80 Previous edition 


UNCLASSIFIED 
Approved for Release: 2019/08/21 C05107351 


“7. Pride Group 


18, Estimated 
Total Poe 


V2, Price Group. 


18, Estimated 
Tata Price 









Fotet Price 





17. Price Group 


18, Estimated 


Total Price: 


(b)(3) 








